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BILL NO. S-81-09- 




£/S'-Jr/ 


SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving Change Order 
#1 in connection with East Central, 
phase IV, Resolution Number 5897-81 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That Change Order Number 1 to Rieth-Riley 
Construction Co., Inc. in connection with East Central, Phase 
IV, Resolution Number 5897-81, for: 


Additional works to repair the 
curbs and sidewalks on additional 
streets, 


in the amount of $ 1,776.49, as set out in the specifications, 
which are on file in the Office of the Board of Public Works 
and are by reference incorporated herein and made a part hereof, 
be and the same is in all things ratified, confirmed and ap¬ 
proved. 

SECTION 2. That this Ordinance shall be effective from 
and after its passage and approval by the Mayor. 










first time in full and on motion by_ 
_, and duly ^adqptejd, 


Read t 

seconded by _ 

bv title and rerarred to the Committee 


_ 


reap, the second time 

_(and the City 


plan Commission for recommendation) and Public Hearing to be heldXafter 
due legal noticsT at the Council Chambers, City-County Bu ilding ^-Xort Wayne, 

Indiana, on ^ _, the _day of 

_ ^ , 19 _, at ' _/j'^cloc 


DATE: 


4 ; 


zYf 





CHARLES W. WESTERN 
CITY CLERK 




Read the third tijrf^Xui _ full and on motion byj_ 

seconded by _, and duly adopted, placed on its 

passage. PASSED (LSSD by the following vote: 


TOTAL VOTES 

3URNS 

EIS3ART 

GiaQPINTA 

NUCKOLS 
SCHMIDT, D. 


AYES 

L 


ABSTAINED 


SCHMIDT 


V. 


5CHOMBPRG 

STIER 

TALARICO 


X 

X 


jX 


DATE: 




CHARLES W. WESTERMAN - CITY CLERK/ 
Passed and. adapted by the Common Council of the City of Fort Wayne, 

Indiana, as ( ZONING MAP) -(GENERALI_(ANNEXATION} //SPECIAL) 

(AP2ROEHI&TION) ORDINANCE (RE SOLUTION^ No._ 

on the ex? d ay of , 19 / . 



CHARLES W. WESTERMAN - CITY CLERK/ PRESIDING OFFICES 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 
the_ _ 33 ^^ _day of 19 , at the hour of 




'clock 



CHARLES W. WESTERMAN - CITY CLERK 

Approved and signed by me this _day of 

19 SI , at the hour of_ V ^ o' 


clock JW,E.S.T. 




WINFIELD C. MOSES, JR. 
MAYOR 























































































S-81-09-14 


BILL NO. 

REPORT OF THE COMMITTEE ON PUBLIC, WORKS _ 

WE, YOUR COMMITTEE qn Public Works _TO WHOM WAS REFERRED AN 

ORDINANCE approving Change Order #1 in connection with East Central 
Phase IV, Resolution Number 5897-81 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG JLEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE -.) / C 


SAMUEL J 

. TALARICO, 

CHAIRMAN 

PAUL M. 

BURNS, VICE 

CHAIRMAN ( 



-f<sr- 

JAMES S. 

STIER 


MARK E. 

GiaQUINTA 


DONALD J 

. SCHMIDT 



DATfj_ 



CONCURRED IN 

CHARLES W. WESTERMAN, CITY C(J;RK 




























r -' ’ ' . CHANGE OP, PER 

Ihange Order No. 1 _ 

Project No. 

\ 2 r.e of Project East Central, Phase VI 


n~2L-/( *<«{ v 

Resolution No. s8Q7-8l 
Board Order No . IRQ-80 
Date 8/n/Bl 


To: Rieth-Riley Construction Co., Inc. 

(Contractor) 


Sentlemen: 


fou are hereby requested to comply v/ith the following changes f^otn the contract plans and 
specifications: 


Item 

VO- 

Ouantitv 

Descriotion of Change 

Unit Price 

Chanae in Contract Price 

Material 

Decrease 

Increase 



Attached 



























• 
































iotal Decrease 

5,050.16 


• iotal Increase 

Increase 

Net feBaszmaass) (abaoseasa:) Contract Price 


6,826.65 


1,776.49 


The sura of 5 1,776.49 __ is hereby (added to) (deduodsdxxxxan) the total contract 

price, and the final contract price shall be adjusted as xollows: 


Original Contract Price 5- 

Current Contract Price Adjusted by.Previous Change Order S-__ 

New Contract Price Including this Change Greer $_ 


1 h“ time provided for completion in the contract icr this project is (unchanged) (jtn©C68<3©^c) 
(tossed) by calendar days due to this Change Order. The date for completion 

of all work shall be same _Furthermore, this document shall become an 

amendment to the contract and all provisions of the contract shall apply hereto- 


Recommended 
Accepted by: 
Approved by: 


by: 


(Chief Street Er.cinser) Date 

_ (Contractor) Date 

(Director of Transportation) 
_ (iaasifoeiDcsacRaar) Date 


alulM— 


Approved by: _\_J 




(Q--n 


(jA/D 




Attesteo oy: 




Date / 


r -/?-// 


Dais 


























































Change Order Mo. 
Resolution No. 
Board Order No. 


; REQUEST AND JUSTIFICATION FOR CHANGE 


1 

. 58Q7-81 

1^0-80 


Necessity for chancer Additional funds available plus contractor comole ted basic 
' job tinder the contract price. C.D.& P. authorized to do more work. 


Will proposed change alter size of the project? Yes X _ No 

If yes, explain: Additional work on two different streets in area. 


. 

Affect on operation and maintenance cost of this project: 

None 






& 


Victor F. Bobay, Project E; 


































.You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


;ltem 


DescriDtion of Chanae • . 


Chanae in Contract Price 


Material 

Unit Price 

Decrease ! 

Increase 

1 

197 S.Y 

Concrete Removal 

2.85 


561.45 

2 

439 L.F 

Curb Removal 

1.00 


439.00 

3 

1134 S.F 

4" Walk ' 

' i.4o 


1,587.60 

f* 

252 S.F 

6" Wingwalk 

1.80* 


453.60 

5 

87 S.Y 

’ 6" Drive Approach 

18.00 

1,566.00 


! 6 

84 S.Y 

9" Concrete 

22.00 


1,848.00 

7 

— 

Adjust Casting 

- 

- 

- 

; 8 

658 S.F, 

2’ Curb Walk 

2.90 


1,908.20 

9 

64 L.F 

6" x 6" Curb, Remove & Replace 

4.50 

288.00 


10 

72 S.Y, 

Seed, Mulch, Fertilizer 

.40 


28.80 

n 

177.20 Toi 

Backfill 

2.80 

496.16 


12 

i 

1 

i 

\ 

i 

3 Ea. 

| 

Catch Basin, Remove & Replace 

900.00 

2,700.00 

5,050.16 

6,826.65 

1,776.49 
















Jbjf/'f 


TITLE OF ORDINANC E CHANGE ORDER # 1 , EAST CENTRAL, PHASE IV, 

DEPARTMENT REQUESTING ORDINANC E BOARD OF PUBLIC WORKS 

SYNOPSIS OF ORDINANCE CHANGE ORDER # 1 , EAST CENTRAL, PHASE IV, RESOLUTION 5897 - 81 , 
RIETH-RILEY CONSTRUCTION CO. , INC. AWARDED THE CONTRACT. THE CHANGE - ORDER WAS 
THROUGH C.D .5 P. WHO AUTHORIZED THE WORK BECAUSE ADDITIONAL FUNDS WERE AVAILABLE 
PLUS THE CONTRACTOR COMPLETED BASIC JOB UNDER THE CONTRACT PRICE. ADDITIONAL WORKS 
IS TO BE DONE ON TWO DIFFERENT STREETS IN THE AREA. THE ADDITIONAL WORKS WILL BE 
_TO REPAIR THE C URBS AND SIDEWALKS ON THE TWO ADDITIONAL STREETS._ 



EFFECT OF PASSAGE 


THE ADDITIONAL STREETS WILL BE ADDED TO THE PROJECTS. 


EFFECT OF NON-PASSAGE THE ABOVE DESCRIBED CHANGE ORDER CANNOT OCCUR. 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $ 1 , 776.49 increase to be paid for by 
C D. § P. . ‘ 

ASSIGNED TO COMMITTEE_ 


S3 

































